To:  Evan  Wortman[e. wortman@erllc.com];  Peronard,  Paul[Peronard. Paul@epa.gov] 

From:  McComb,  Martin 

Sent:  Sat  8/8/201 5 3:08: 1 9 PM 

Subject:  RE:  caustic 


On  it.  Thanks  for  the  reminder. 


M 


From:  Evan  Wortman  [mailto:e.wortman@erllc.com] 
Sent:  Saturday,  August  08,  2015  8:58  AM 
To:  McComb,  Martin;  Peronard,  Paul 
Subject:  RE:  caustic 


We’re  still  on  track  here.  We  should  finish  all 
next  week  then  move  onto  the  treatment  pond. 


8/24. 


the  grade  work  at  the  Silver  Spoon  by  the  end  of 
Hoping  to  get  all  limestone  imported  the  week  of 


Just  a reminder  if  funding  starts  to  get  tight  with  the  Gold  King  response,  I’ll  need  that  extra 
S70K  to  finish  this  season.  The  limestone,  liner,  and  compost  are  costing  us  $53K  alone. 


From:  McComb,  Martin  [mailto:McComb.Martin@epa.govl 
Sent:  Saturday,  August  08,  2015  8:43  AM 
To:  Peronard,  Paul  <Peronard.Paul@epa.gov> 

Cc:  Evan  Wortman  <e.wortman@erllc.com> 

Subject:  Re:  caustic 


Sounds  like  ERRS  is  really  spinning  up  for  Durango.  I know  all  OSCs  are  going  to  be  asked  to 
evaluate  what  they  need  on  existing  sites.  I am  telling  people  we  are  as  light  as  we  can  be  and 
given  we  are  building  a bulkhead  ourselves,  we  need  to  stay  the  course.  I am  also  saying  we  do 
not  need  a Coastie  to  replace  us  OSCs  (if  we  get  deployed)  as  long  as  Evan  stays  up  there. 

Sent  from  my  iPhone 
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On  Aug  8,  2015,  at  8:28  AM,  Peronard,  Paul  <Peroiiard.Paul@epa.gov>  wrote: 


Good  thinking. 

Sent  from  my  iPhone 

On  Aug  8,  2015,  at  8:26  AM,  Evan  Wortman  <e.wortman@crllc.com>  wrote: 

Hope  you  don’t  mind  I gave  Matt  our  2nd  tote  of  NaOh  until  he  could  get  a shipment 
this  coming  week  to  treat  the  Gold  King  adit.  He  will  replace  it  for  us  Wednesday.  I 
have  enough  caustic  left  in  the  current  tote  we  have  to  last  until  then. 


Evan  Wortman,  CHMM 
Environmental  Restoration,  LLC 
4870  Newport  St. 

Commerce  City,  CO  80022 
Phone  (303)  382-1258 
Fax  (636)  680-2473 
e.  wortman(a)erllc.  com 


Confidentiality  Warning:  This  e-mail  and  any  attachments  contain  information 
intended  only  for  the  use  of  the  individual  or  entity  named  above.  If  the  reader  of  this  e- 
mail  is  not  the  intended  recipient  or  the  employee  or  agent  responsible  for  delivering  it 
to  the  intended  recipient,  any  dissemination,  publication  or  copying  of  this  e-mail  is 
strictly  prohibited.  Although  this  email  has  been  scanned  for  malware,  the  sender  does 
not  accept  any  responsibility  for  any  loss,  disruption  or  damage  to  your  data  or 
computer  system  that  may  occur  while  using  data  contained  in,  or  transmitted  with, 
this  e-mail.  If  you  have  received  this  e-mail  in  error,  please  immediately  notify  by 
return  e-mail.  Thank  you. 
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